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FOREWORD 


It is with great pleasure that I announce the 
E906-—387 Ministry of Tourism & Recreation Capital 
Consenrvatvon, Program. 


AeeLrecredction bULLdings age and your Community 
changes, major capital repairs and improvements 
are often needed to extend the useful life of 
Vour recreation rac tiles, = This program iS 
designed to encourage the updating and improving 
COE existing community recreation facrtlities to 
meet the new and changing user needs. 


Mee loso-8) Capital Conservation program. complements 
the Capital Program for New Recreation Facilities 
BOnDLOVIde wa Capital Program to assist you With 

all phases of your capital development. I am 

sure this program will encourage new and innova- 
tive responses to changing social and economic 
COnaditions:. 


iLook LoOGLwanrd, TOMWOrKings wath you in Our joint 
endeavour to build the recreation services our 
well-being requires. 


Yours sincerely, 


Dida. 


John Eakins 
Minister 


March: 1) L966 


416/963-1401 
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Overview 


As recreation buildings age and 
your community changes, major 
capital repairs and improvements 
are needed to extend the useful life 
of your recreation facilities. 

The Capital Conservation Program 
is designed to encourage the 
updating of existing community 
recreation facilities to meet new 
user needs. Highest priority will be 
given to buildings built before 
1970. It will help you to counteract 
the normal effects of physical 
deterioration and obsolescence 

of older buildings. 

This program complements the 
regular maintenance and repair ac- 
tivities that are already carried out 
by all responsible building owners 
whether they are municipalities or 
community groups. It is not able to 
assist in cases of outright neglect or 
where inadequate financial planning, 
e.g. lack of sufficient reserves, has 
jeopardized the facility. Facility 
ownership requires your commit- 
ment to getting the longest possible 
useful life from your facilities. The 
Capital Conservation Program is the 
Province of Ontario’s program to 
assist in your responsibility. 


| What are the aims 


of the Program? 


Projects will be eligible for consid- 
eration under the Capital Conserva- 
tion Program if they meet the follow- 
ing provincial objectives for the 
capital conservation of community 
recreation facilities: 

e Involve an existing community 
recreation facility. Priority will be 
given to facilities that were built 
before 1970. 

e Protect the existing public invest- 
ment in this recreation facility. 

e Extend the useful life of the rec- 
reation facility by a minimum of five 
years. 

e Assist those municipalities and 
community organizations that have 
shown a responsible approach to 
their duties as public facility owners. 
These duties include regular main- 
tenance and repair activities and 
long-range capital planning to en- 
sure that adequate funds are avail- 
able for maintenance and repair. 

e Involve capital improvements such 
as upgrading and changes to an 
existing building including safety 
features for staff and users. Or proj- 
ects that respond to new or special 
user needs of the disabled, older 
adults, youih and women that have 
a high priority in your community 
for which the existing facility is 
unsuitable. 

e It is not the intention of this pro- 
gram to fund major additions to 
existing facilities such as a new 
community hall added on to an 
existing indoor ice arena. 


Who may apply? 


Any municipality, incorporated non- 
profit organization, school board in 
unorganized territories, Indian band 
council, or local service board may 
submit an application for a Capital 
Conservation Grant. Non-profit 
organizations must have been in- 
corporated at least one year prior 
to application. A resolution by the 
applicant organization approving 
the undertaking of the project and 
the application for Capital Conser- 
vation must be provided. 


= 


What type of 


project costs are 


eligible? 


. Professional Fees 


— architect 

- engineer (soil tests, structural 
testing, building inspection and 
reports) 

— project-specific consultant 
(expert in particular field) 

— project manager 

— cost control consultant (quantity 
surveyor) 


. Permits and Municipal Inspection 


Fees 


. Bid Depository Fees (Tendering 


Costs) 


. Site Office Rental (Rental of Site 


Services) 


. Construction Costs directly 


associated with the project: 

- demolition 

-— service connections 

— limited excavation and site work 

— equipment rentals 

— materials 

— labor 

- contractor (overhead/profit) 

-— contingency 

— insurance 

-— heating and enclosure costs for 
winter construction 

-— inspection fees (concrete test- 
ing, steel testing) 


6. Specifically excluded are main- 


tenance and repair items which 
should be included in a regular 
maintenance program and funded 
from an operating budget. 

Also excluded are elements 
of facility which are not directly 
related to sports, fitness or recre- 
ational program activities. 


7. Specifically excluded are any 
costs associated with energy con- 
servation. Applicants are encour- 
aged to discuss conservation 
projects with the Ministry of 
Energy. 

8. Fixed Equipment can include all 
fixed furnishings, fittings and 
equipment permanently installed 
in the facility that are necessary 
to make an area suitable for a 
particular use, function or opera- 
tion: 

- heating, ventilating, air condi- 
tioning equipment 

— security devices, fire alarms, 
audio and/or video installations 

- lighting systems 

— floor coverings/interior finishes 

— signage for building identifica- 
tion or internal direction 

Specifically excluded are mainte- 

nance and repair items for fixed 

equipment which should be in- 
cluded in a regular maintenance 
program and funded from an oper- 
ating budget. Also excluded are 
items of fixed equipment which are 
not directly related to sports, fitness 
or recreational program activities. 

Portable equipment and furnishings 

are not eligible for assistance. 

9. Costs connected with financing 
the project are not eligible for 
assistance (e.g., bridge financing, 
interest charges, fund-raising 
costs). 


What Is the 
funding formula 
and process? 


In Northern and Eastern Ontario, a 
grant of up to one-half of net eligi- 
ble cost of a project after all other 
approved provincial or federal 
grants are deducted. The maximum 
grant available is $150,000. 

In Southern and Western 
Ontario, a grant of up to one-third 
of net eligible cost of a project after 
all other approved provincial or fed- 
eral grants are deducted. The maxi- 
mum grant available is $100,000. 

Please refer to the map to de- 
termine the geographic boundary 
which affects the funding formula 
for your project. 

You may request less than the 
maximum grant amount for which 
you may be eligible. In any case, 
you should request only the amount 
you need to complete your project. 


Northern and 
Eastern Ontario 


How do you apply? 
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Please complete the application fol- 
lowing the directions on the form 
and forward to the Ministry of 
Tourism and Recreation office serv- 
ing your area. Application forms and 
further assistance are available from 
your local ministry office. 

Applications will be accepted 
until May 30, 1986 for those appli- 
cants requesting funds in the 
provincial government’s fiscal year 
1986-1987. 


A complete application must be 
received by May 30, 1986 and con- 
firmed as accepted by the ministry 
before any capital project is com- 
menced for which a Capital Con- 
servation Grant is being requested. 
If a project is commenced before the 
ministry’s acknowledgement of 
receipt of complete application, the 
application will not be eligible for 
consideration. 

Any minor preliminary expend- 
itures (e.g. architect’s fees, con- 
sultant’s fees, etc.) before the date 
of the ministry’s confirmation of 
acceptance of a complete applica- 
tion will not be considered as com- 
mencement of a project. However, 
such costs will not be eligible 
for consideration as part of the 
project cost for grant purposes. 


In order for an application to be 
considered complete, all of the 
requirements identified on the appli- 
cation form must be complied with. 
Commitment of a Capital Conserva- 
tion Grant is subject to the availa- 
bility of proceeds from lotteries. 
Therefore, if the financing and 
successful completion of a project 
is dependent on Capital Conserva- 
tion funding, applicants are strongly 
advised not to commence work or 
make contractual commitments 
until they have received approval 
and a commitment for a grant. 


How are capital 


projects assessed? 


Applications will be evaluated by 
the ministry after May 30, 1986. 
Applicants with multiple ap- 
plications must priorize them. All 
grant requests will be assessed 


within the following selection criteria: 


« Degree of adherence to purpose 
of the program as stated in the 
above section, “What are the aims 
of this program.” 

e Degree to which the proposal is 
consistent with municipal sports, 
fitness and recreational objectives 
and priorities. Non-municipal 
organizations are encouraged to 
have municipal councils confirm 
that their project fits into the overall 
plan for the provision of leisure 
services and is a necessary 
improvement to the local public 
sports, fitness and recreational 
amenities. 

e Degree of community involvement 
in the planning, development and 
implementation of the project. 

e Amount and sources of non- 
provincial financial support for 
capital costs. 

e Degree of commitment of the 
community as a whole and the 
eventual users to continue to 
support ongoing operating and 
maintenance costs of the facility. 

e Degree to which the facility is 
accessible to all members of the 
general public. 

e Extent of improvement in the 
quality and quantity of sports, 
fitness and recreational services in 
the community as a result of the 
project. 


e Degree to which the proposal 
creates opportunities for partner- 
ships between the people affected, 
public agencies, and other organ- 
izations providing sport, fitness 
and recreational services. 

e Degree to which the proposal 
redresses present imbalances in 
the availability of sport, fitness and 
recreational facilities. 

e Degree to which the funds avail- 
able are reasonably distributed 
throughout the Province. 

In order that all applications 
can be properly assessed and the 
necessary consultation undertaken, 
applicants are advised that a mini- 
mum period of three months after 
the application closing date will be 
required by the ministry. 

lf your project is approved for 
a grant within the Capital Conser- 
vation budget allocation, you will 
receive a letter from the minister. 
All commitments for funding will be 
given according to the Capital 
Conservation Grant funding 
formula and will be based on the 
estimated cost of the project as 
indicated in the application. Such 
commitments will be up to a 
maximum amount and cannot 
subsequently be increased, should 
project costs rise for any reason. 

Applications must be received 
and accepted as complete by the 
Ministry on or before May 30, 1986. 
Upon approval, payment of 50% 
of the grant will be made. After the 
initial 50% portion of the grant 
has been spent, application can be 
made for the final 50% payment. 
Construction of the approved pro- 
jects must begin and proceed so 
that the final payment of the grant 
can be applied for within the 
1986-87 fiscal year, i.e. before 
March 31, 1987. 


How will the 
balance of the 
project be 
financed? 


You must demonstrate to the minis- 
try that you have the ability to fi- 
nance the remaining balance of the 
project cost. This financing could be 
all private, derived from fundraising 
proceeds and cash donations, all 
municipal, derived from the tax-base, 
or a combination of both. Voluntary 
donations of labor and materials 
may form part or all of the balance 
of the project. However, please be 
advised that payment of any Capital 
Conservation grant cannot exceed 
the actual cash expenditures of the 
project. The value of donated labor 
and materials will be assessed in 
the following way: donated labor of 
skilled tradespeople working at 
their trade is eligible on the basis of 
trade rates currently payable for 
comparable work in the area where 
the project is located. The value of 
unskilled volunteer labor should be 
based on the current construction 
minimum wage established by the 
Ministry of Labor. Professional fees 
related to eligible costs of facility 
development are eligible at fair 
market value for such services. 

Provision of materials and the use 
of construction equipment are 
eligible at fair market value if such 
goods or services were to be pur- 
chased. 


The intention of the Capital Con- 
servation program is to share in 
projects which are financially viable. 
Applicants who intend to finance 
the remaining portion of the capital 
cost by any means of indebtedness 
(i.e., mortgages, bank loans, deben- 
tures, etc.) must demonstrate the 
ability to carry the ongoing costs of 
repayment of principal and interest, 
by providing a planned budget for 
the retirement of such indebtedness. 

As one of the objectives of the 
program is to encourage the reduc- 
tion of operating costs and the 
effective use of local and provincial 
financial resources, applications for 
projects that may be considered 
without capital debt or financing 
and that will not have adverse im- 
pact on operational viability will have 
a higher priority in assessment. 
Applications from municipalities 
may be assessed in consultation 
with the local offices of the Ministry 
of Municipal Affairs and Housing, 
where appropriate, to evaluate the 
feasibility of capital financing 
and availability of operating 
resources. 


What are the 
ministry 
requirements for a 
selection/tendering 
process? 


The ministry is concerned that any 
project receiving assistance shall 
represent reasonable value for 
money and shall not involve a con- 
flict of interest. If your project is ap- 
proved for a Capital Conservation 
grant, the ministry will require that 
an appropriate process of competi- 
tive pricing or tendering is followed 
when the project is carried out. 
Preference should be given to 
the purchase of Canadian goods 
and services over those manufac- 
tured and supplied from abroad. In 
the evaluation of tenders, a price 
preference of up to 10 per cent is 
allowed in respect of Canadian 
economic activity and content. If 
you are not able to comply with this 
policy, the ministry must be advised. 
Except for the preferences 
to be given to the purchase of 
Canadian goods and services, the 
ministry will expect that the lowest 
price or prices will be used or that 
an acceptable explanation be pro- 
vided and reserves the right to pay 
any grant on the basis of the lowest 
price or prices. Prior to payment of 
a Capital Conservation grant, the 
ministry will require confirmation 
that these requirements have 
explanations of any necessary 
exceptions. 


| Terms 
and conditions 


By signing the application form for 
a Capital Conservation Grant, you 
will be accepting the following terms 
and conditions: 

1. Definitions: 
“Facilities” means the land and 
building for which a Capital Con- 
servation Grant is made. 
“Project” means the improvement 
of the facilities, as detailed in the 
application. 

2. Time: 
These terms and conditions will be 
in effect for 20 years from the date 
of the minister’s letter of approval. 

3. Credit: 
The recipient must acknowledge 
the support of the ministry in all 
advertising, publicity and con- 
struction signs relating to the 
facilities and in any permanent 
tributes to donors displayed on the 
site. 

4. Purpose: 
Grants must be used only for the 
purposes spelled out in the minis- 
try’s letters of approval. Changes in 
the project may only be made with 
the ministry’s written approval. If 
any of the funds are not used for 
approved purposes, or if these 
terms and conditions are breached, 
the grant must be repaid. ANY 
UNUSED PORTION OF THE GRANT 
REMAINS THE PROPERTY 
OF THE MINISTRY. 

5. Disposal of facilities etc. Ministry 
consent: 
The recipient must not sell, lease or 
otherwise dispose of the facilities 
without the ministry's consent. The 
_ recipient must not mortgage or 
encumber the facilities for more 
than the total value of the facilities 
minus the amount of the Capital 
Conservation grant, without the 
ministry’s consent. The recipient 
must not assign this application or 


the grant, without the ministry’s 
consent. The ministry may impose 
terms and conditions on its 
consent, and may require the 
repayment of the grant. 

6. Repayment of grant: 

The ministry may also require 
repayment of the grant if the 
recipient: (i) ceases to operate the 
facilities, (ii) winds up or dissolves, 
(iii) changes from a non-profit to a 
profit corporation, (iv) breaches the 
Human Rights Code in the 
construction or operation of the 
facilities, or (v) has knowingly 
provided any false information in 
this application. 

7. Payment 
Upon approval, payment of 50% of 
the grant will be made. After the 
initial 50% of the grant has been 
spent, application can be made for 
the final 50% payment. 

Construction of the approved 
projects must begin and proceed so 
that final payment of the grant 
can be applied for within the 1986-87 
fiscal year, i.e. before March 31, 
1987. However, no grant will be made 
if construction has begun before 
a complete application has been 
received and acknowledged by the 
ministry. 

8. Facilities accessible to public: 
The facilities must be open to the 
public at all reasonable times. If the 
applicant has a fee-paying 
membership, the facilities must be 
open to the public whenever they 
are open to the members. 
Applicants who have a member- 
ship must welcome new members 
and other members of the 
public who wish to use the facilities, 
and must indicate this by appro- 
priate signs and advertisements in 
local media. 


9. Financial records: 
The recipient’s financial records 
are subject to audit at any time by 
the internal auditors of the ministry 
and by the Provincial Auditor. All 
financial statements and records 
relating to the project must be 
maintained by the recipient for at 
least three years. Other laws may 
require that financial records be 
kept for a longer period. 
10. Insurance: 
The recipient must keep the 
facilities insured against property 
damage and third party liability. 
If the facilities are damaged or 
destroyed, the grant must be 
repaid out of the insurance 
proceeds unless those proceeds 
are used to rebuild the facilities. 
The recipient must also reimburse 
the ministry if expenses are 
incurred by the Crown because 
of third party claims arising from 
the grant. 
11. Report: 
Recipients must report to the 
ministry on completing the project. 
The report should include all 
details requested by the ministry. 
The recipient will not be eligible for 
further ministry grants until a 
satisfactory account has been 
made of all previous projects 
assisted by the ministry. 
12. Repayment of grant: 
lf required, the grant shall be 
repaid by a cheque payable to the 
Treasurer of Ontario, and mailed to 
your local office of the Ministry of 
Tourism and Recreation. 
13. Additional conditions: 
Additional terms and conditions 
may be imposed in the ministry's 
letter of approval. 


SOUTHWESTERN REGION 


London 

255 Dufferin Ave. 
Ste. 601 

London, Ontario 
N6A 5K6 

(519) 679-7156 


Windsor 

250 Windsor Avenue 
6th Floor 

Windsor, Ontario 
N9A 6V9 

(519) 256-4919 


Kitchener 

30 Duke St. W. 
4th Floor 
Kitchener, Ontario 
N2H 3W5 

(519) 578-3600 


Hanover 

427 10th Street 
2nd Floor 
Hanover, Ontario 
N4N 1P8 

(519) 364-1626 


CENTRAL REGION 


Toronto 

700 Bay Street 
8th Floor 
Toronto, Ontario 
M5G 1Z6 

(416) 965-0286 


St. Catharines 

15 Church St. 

Ste. 404 

St. Catharines, Ontario 
EPR SB5 

(416) 684-2345 


Barrie 

114 Worsley Street 
Barrie, Ontario 
L4M 1M1 

(705) 737-3301 


Huntsville 

114 Main St. E 
Huntsville, Ontario 
POA 1KO 

(705) 789-4448 


Ministry of Tourism and Recreation 


Field Offices 


Hamilton 

119 King Street 
8th Floor 
Hamilton, Ontario 
L8N 329 

(416) 521-7244 


EASTERN REGION 


Ottawa 

10 Rideau St. 
Ath Floor 
Ottawa, Ontario 
KIN 9J1 

(613) 566-3725 


Kingston 

1055 Princess Street 
Ste. 304 

Kingston, Ontario 
KZ SIs 

(613) 545-4350 


Peterborough 

305 Stewart Street 
Peterborough, Ontario 
K9J 3N2 

(705) 748-3711 
Brockville 

2211 Parkedale Avenue 
Brockville, Ontario 
K6V 6B2 

(613) 342-5522 


NORTHEAST REGION 


Sudbury 

199 Larch Street 
4th Floor 
Sudbury, Ontario 
P3E 5P9 

(705) 675-4346 


North Bay 


147 Mcintyre Street West 


2nd Floor 

North Bay, Ontario 
PIiB2ZYS 

(705) 474-3821 
Sault Ste. Marie 


390 Bay Street 
3rd Floor 


Sault Ste. Marie, Ontario 


P6A 1X2 
(705) 942-3751 


Timmins 

22 Wilcox Street 
2nd Floor 
Timmins, Ontario 
P4N 3K6 

(705) 267-7117 


NORTHWEST REGION 


Thunder Bay 

435 James St. 

PO. Box 5000 
Thunder Bay, Ontario 
P7C 5G6 

(807) 475-1325 


Dryden 

479 Government Rd. Dr. 
PO. Box 3000 

Dryden, Ontario 

P8N 3B3 

(807) 223-2271 


Fort Frances 

616 Mowat Avenue 
Fort Frances, Ontario 
P9A 3N1 

(807) 274-3259 


Kenora 

808 Robertson St. 
Kenora, Ontario 
PON 3X9 

(807) 274-3259 


TORONTO PROGRAM BRANCHES 


Recreation Branch 
77 Bloor Street W. 
Toronto, Ontario 
M7A 2R9 

(416) 965-5665 


Sports & Fitness Branch 
77 Bloor Street W. 
Toronto, Ontario 

M7A 2R9 

(416) 965-4591 


= 
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How will the balance of the 
project be financed? 
(cont.) 


encourage the reduction of operating costs and the 
effective use of local and provincial financial 
resources, applications for projects that may be 
considered without capital debt or financing and 
that will not have adverse impact on operational 
viability will have a higher priority in assessment. 


Applications from municipalities may be assessed 
in consultation with the local offices of the 
Ontario Ministry of Municipal Affairs, where 
appropriate, to evaluate the feasibility of capital 
financing and availability of operating resources. 


What are the Ministry 
requirements for a 
selection/tendering process? 


The Ministry is concerned that any project 
receiving assistance shall represent reasonable 
value for money and shall not involve a conflict of 
interest. If your project is approved for a grant, the 
Ministry will require that an appropriate process of 
competitive pricing or tendering is followed when 
the project is carried out, Details on competitive 
pricing and tendering procedures are available 
from Ontario Ministry of Tourism and Recreation 
consultants. 

Preference should be given to the purchase of 
Canadian goods and services over those * 
manufactured and supplied from abroad. In the 
evaluation of tenders for projects where the 
Ministry grant is over $15,000, a price preference 
of up to 10% is allowed in respect of Canadian 


economic activity and content. If you are not able 
to comply with this policy, the Ministry must be 
advised, 

Except for the preferences to be given to the 
purchase of Canadian goods and services, the 
Ministry will expect that the lowest price or prices 
will be used or that an acceptable explanation be 
provided and reserves the right to pay any grant 
on the basis of the lowest price or prices. Prior to 
final payment of a grant, the Ministry will require 
confirmation that these requirements have been 
met, unless any necessary exceptions have 
previously been explained to and accepted by the: 
Ministry. 


Terms and conditions 


1. Definitions 

“Applicant” or ‘Applicants’ means the applicant 
organization which submitted this application to 
the Ministry. 

“Canadian Content’ means all Canadian labour, 
materials, transportation costs, duty, taxes and 
profits. It is the value of the supplier's net selling 
price minus the declared value of any imported 
goods or services 

“Facilities'’ means the land and buildings for 
which a Grant is made. 

“Ministry” and “Minister” mean the Ontario, 
Ministry and Minister of Tourism and Recreation. 
“Project” means the Project as described in the 
Minister's letter of approval in any attachments 
thereto, and in any subsequent correspondence 
from the Ministry. 

“Recipient” means the applicant organization 
which has submitted this application, has agreed 
to be bound by these terms and conditions and 
has been awarded a Capital Conservation Grant by 
the Ontario Ministry of Tourism and Recreation 
2. Time 

These terms and conditions shall be in effect for 
20 years from the date of the Minister's letter of 
approval unless stipulated otherwise in the 
Minister's letter of approval. 

3. Acknowledgement of Funding 

The recipient shall acknowledge the support of the 
Government of Ontario through the Ontario 
Ministry of Tourism and Recreation in all 
advertising, publicity, construction signs relating 
to the facilities and in any permanent tribute to 
donors displayed on the site, as well as in any 
final study reports. 


4. Purpose 

Grants shall be used only for the purposes 
outlined in the Minister's letter of approval and 
any attachments thereto. Changes in the project 
shall only be made with the Ministry's written 
approval, 

5. Disposal of Facilities, Ministry Consent 
The Recipient shall not sell, lease, or otherwise 
dispose of the Facilities without the Ministry's 
consent, The Recipient shall not mortgage or 
encumber the Facilities for more than the total 
value of the Facilities minus the amount of the 
grant 

6. Assignment of Grant 

The ApplicanvRecipient shall not assign this 
application or the grant without the consent of the 
Ministry. 

7. Further Conditions 

The Ministry shall be entitled to impose such 
additional terms and conditions to the use of the 
grant which, in its sole discretion, it deems 
necessary and shall be entitled to impose such 
terms and conditions on any consent granted 
pursuant to this application. 

8. Grant Repayment 

The Recipient shall, at the request of the Ministry 
Tepay to the Ministry the whole or any part of the 
grant if the Recipient: 

1) ceases to operate the Facilities; 

2) ceases to operate as a non-profit corporation; 
3) winds up or dissolves; 


Terms and conditions (cont.) 


4) has knowingly provided any false information 
in this application; 

5) uses grant funds for purposes not agreed upon 
by the Ministry; 

6) breaches any terms or conditions of this 
agreement, 

7) breaches any of the provisions of the Human. 
Rights Code in the operation of the Project, 

8) commences, or has commenced against it, any 
proceedings in bankruptcy or is adjudged a 
bankrupt; 

9) fails to use insurance proceeds to rebuild 
damaged or destroyed Facilities, 

Where required, the grant shall be repaid by 
cheque payable to the Treasurer of Ontario and 
mailed to the appropriate Ministry office 

The Ministry reserves the right to demand 
interest on any amount owing by the Recipient 
to the Ministry at the then current rate charged 
by the Province of Ontario on accounts. 
receivable 

9. Unused Funds 

Any unused portion of the grant remains the 

property of the Ministry, and if already paid to the 

Recipient by the Ministry shall be repaid to the 

Ministry on request 

10. Installments 

The grant may be paid in installments determined 

by the Ministry. Construction of the Project shall 

begin and proceed so that final payment of the 
grant can be applied for by January 30, 1989. No 
geant shall be made if construction has begun 
before a complete application has been received 
and acknowledged by the Ministry. 


11. Accounting 

‘The Recipient shall keep and maintain all records, 
invoices and other documents relating to the 
Grant in a manner consistent with generally 
accepted accounting principles and clerical 
practices, and shall maintain such records for a 
period of three years following the completion of 
all reporting requirements referred to in 
paragraph 15. 

The Recipient authorizes the Ministry and its 
agents at all reasonable times to inspect and copy 
any records, invoices and documents in the 
possession or under the control of the Recipient 
which relate to the Grant 

The right of inspection under this paragraph 
includes the right to perform a full or partial audit 


12, Canadian Content/Tendering Process 


‘The Recipient shall conduct a process of 
competitive pricing or tendering for goods and 


services relating to the project. In the evaluation of 


tenders, the Recipient shall give an allowance of 
up to 10% on the price of the tender bid for 
Canadian content, and shall select the goods 
and/or services which represent the best value. 


13. Limitation of Liability, Indemnification 
and Insurance 
‘The Recipient agrees that the Ministry shall not be 
liable for any incidental, indirect, special or 
consequential damages, injury or any loss of use, 
revenue or profit of the Recipient arising out of or 
in any way related to the Project, 

The Recipient agrees that it shall indemnify the 
Ministry, its employees and agents, against all 
costs incurred as a result of a claim or proceeding. 
related to the Project, unless it was caused by the 
negligence or wilful act of an employee of the 
Ministry. 

‘The Recipient shall maintain both fire and 
extended coverage insurance in an amount equal 
to the replacement cost of the Facilities, and 
comprehensive general liability insurance of at 
least $1,000,000 per occurrence for bodily injury 
(including personal injury), death, and damage to 
property including loss of use thereof, and 
automobile liability insurance. If requested by the 
Ministry, the Recipient shall provide satisfactory 
proof of such insurance. The Recipient shall 
provide notice to the Ministry immediately upon 
change or cancellation of the insurance 

14. Facilities Open to Public 

The Facilities shall be open to the public at all 
reasonable times, If the Recipient has a fee paying 
membership they must also welcome new 
members. The Facilities shall be open to the public 
whenever they are open to the members and shall 
indicate this in local media and by appropriate 
signage. 

15. Reports 

The Recipient shall submit interim progress 
reports to the Ministry upon request 

The Recipient shall report to the Ministry upon 
completing the Project. The report shall include all 
details requested by the Ministry. 

16. Safety 

All projects funded by the Ministry shall be 
conducted so as to create a safe environment for 
the participants of the sport. Specific safety 
requirements may become conditions of Ministry 
grants, as determined by the Minister from time to 
time. 
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Capital Conservation 
Program 1988-89 


Ontario Ministry of Tourism and Recreation 


Overview ‘As recreation buildings age and your community —_ maintenance and repair activities that are already 
changes, major capital repairs andimprovements carried out by all responsible building owners 
are needed to extend the useful life of your whether they are municipalities or community 
fro! R. as recreation facilities. groups. [Lis not able to assist in cases of outright 
\e & bp The Capital Conservation Program is designed to _ neglect or where inadequate financial planning, 
// ~, encourage the updating of existing community e.g,, lack of sufficient reserves, has jeopardized the 
recreation facilities to meet new user needs facility. Facility ownership requires your 
\\ ! MAR 1 1990 Highest priority will be given to buildings built commitment to getting the longest possible useful 
\g aS before 1971. It will help you to counteract the life from your facilities. The Capital Conservation 
NG = normal effects of physical deterioration and Program is the Province of Ontario's program to 
“sity oS obsolescence of older buildings. assist in your responsibility. 
—— This program complements the regular 
Prin ciple: 1 All Lottery Capital Grant requests to the Ministry relieve the responsibility of ongoing government 


are considered within the context of the following 
principles: 

Dedication principle - Lottery funds are dedicated 
to the support, fitness, and recreational activities 
and facilities in Ontario, 

Share principle - Lottery projects are intended to 
respond to community supported initiatives, as 
evidenced by locally-raised contributions of 
monies, efforts and other resources 
Non-substitution principle - Lottery funds are 
intended to enhance our capacity to promote and 
encourage sport, fitness and recreational 
objectives. They are not intended to replace or 


programs in this field. 

Non-dependency principle ~ Projects funded by 
Lottery must demonstrate the existence of support 
for any ongoing costs from sources other than 
Lottery. 

Non-profit principle - Lottery grants are intended 
for projects of broad public good. They cannot 
apply to situations which might loosely be 
characterized as private gain. 

Accessibility principle - The benefits of Lottery. 
supported projects are intended to be available to 
all members of the general public. 


What are the aims of the 
program? 


Projects will be eligible for consideration under the 
Capital Conservation Program if they meet the 
following provincial objectives for the capital 
conservation of community recreation facilities: 

« Involve an existing community recreation 
facility. Priority will be given to facilities that 
were built before 1972. 

* Protect the existing public investment in this 
recreation facility. 

« Extend the useful life of the recreation facility by 
a minimum of five years. 

© Assist those municipalities and community 
organizations that have shown a responsible 
approach to their duties as public facility 
owners. These duties include regular 


maintenance and repair activities and long-range 
capital planning to ensure that adequate funds 
are available for maintenance and repair 

Involve capital improvements such as upgrading 
‘and changes to an existing building including 
safety features for staff and users, Orinclude 
projects that respond to new or special usec 
needs of the disabled, older adults, youth and 
women that have a high priority in your 
‘community for which the existing facility is 
unsuitable. 

Itis not the intention of this program to fund 
major additions to existing facilities such as a 
new community hall added on to an existing 
indoor ice arena. 


Who may apply? 


Any municipality, incorporated non-profit 
organization, Indian band council, or local service 
board may submit an application for a Capital 
Conservation Grant*. Non-profit organizations 
must have been incorporated at least one year 
prior to application. A resolution by the applicant 
organization approving the undertaking of the 
project and the application for Capital 
Conservation niust be provided. 
*Note: School boards in unorganized territories 
are also eligible 


What type of project costs are 
eligible? 


Professional Fees 

~ architect 

= engineer (soil tests, structural testing, 
building inspection and reports) 

— project-specific consultant (expert in 
particular field) 

— project manager 

~ cost control consultant (quantity surveyor) 

Permits and Municipal Inspection Fees 

Bid Depository Fees (Tendering Costs) 

Site Office Rental (Rental of Site Services) 

Construction Costs directly associated with the 

project 

— demolition 

~ service connections 

~ limited excavation and site work 

= equipment rentals 

= materials 

~ labour 

~ contractor (overhead/profit) 

— contingency 

~ insurance 

— healing and enclosure costs for winter 
construction 

~ inspection fees (concrete testing, steel testing) 

Specifically excluded are maintenance and repair 

items which should be included in a regular 

maintenance program and funded from an 

operating budget. 

Also excluded are elements of facility which are 

not directly related to sports, fitness or 


erie sles! 


recreational program activities, e.g., municipal 

offices. 

Specifically excluded are any costs associated with 

energy conservation if they are eligible to be 

funded by the Ontario Ministry of Energy. 

Applicants are encouraged to discuss energy 

conservation projects with the Ontario Ministry of 
Energy. 
6, Fixed equipment can include all fixed 
furnishings, fittings and equipment 
permanently installed in the facility that are 
necessary to make an area suitable for a 
particular use, function or operation: 
~ heating, ventilating, air-conditioning 
equipment 

~ security devices, fire alarms, audio and/or 
video installations 

~ lighting systems 

— floor coverings/interior finishes 

— signage for building identification or internal 
direction 

Specifically excluded are maintenance and repair 

items for fixed equipment which should be 

included in a regular maintenance program and 
funded from an operating budget. Also excluded 
are items of fixed equipment which are not 
directly related to sports, fitness or recreational 
program activities. Portable equipment and 
furnishings are not eligible for assistance. 

7. Costs connected with financing the project are 
not eligible for assistance (e.g. , bridge 
financing, interest charges, fund-raising costs). 


What ts the funding formula and 
process? 


In Northern and Eastern Ontario, a grant of up to 
one-half of net eligible cost of a project after all 
other approved provincial or federal grants are 
deducted. The maximum grant available is 
$150,000. 

In Central and Southwestern Ontario, a grant of 
up to one-third of net eligible cost of a project after 
all other approved provincial or federal grants are 
deducted. The maximum grant available is 
$100,000. 

Please refer to the map to determine the 
geographic boundary which affects the funding 
formula for your project. 

You may request less than the maximum grant 
amount for which you may be eligible. In any 
case, you should request only the amount you 
need to complete your project. 


Northern and Eastern Ontario 


How do you apply? 


Please complete the application following the 
directions on the form and forward to the Ontario 
Ministry of Tourism and Recreation office serving 
your area. Application forms and further 
assistance are available from your local Ministry 
office 

Ifyou submit more than one application, please 
indicate their order of priority. 

Applications postmarked no later than January 15, 
1988 will be accepted for those applicants 
requesting funds in the provincial government's 
fiscal year 1988-89. 

Acomplete application must be postmarked by 
January 15, 1988 and confirmed as accepted by the 
Ministry before any capital project is commenced 
for which a Capital Conservation Grant is being 
requested. Ifa project is commenced before the 
Ministry's acknowledgement of receipt of complete 
application, the application will not be eligible for 
consideration. 

Any minor preliminary expenditures (e.g., 


architect's fees, consultant's fees, etc.) before the 
date of the Ministry's confirmation of acceptance 
ofa complete application will not be considered as 
commencement of a project. However, such costs 
will not be eligible for consideration as part of the 
project cost for grant purposes. 

Contact your local Ontario Ministry of Tourism 
and Recreation consultant to discuss your 
application. 

In order for an application to be considered 
‘complete, all of the requirements identified on the 
application form must be complied with. 
Commitment of a Capital Conservation Grant is 
subject to the availability of proceeds from the 
lotteries. Therefore, if the financing and successful 
completion of a project is dependent on Capital 
Conservation funding, applicants are strongly 
advised not to commence work or make 
contractual commitments until they have received 
approval and a commitment for a grant. 


Disclosure of the information 


How are capital projects 
assessed? 


The information provided in the grant application 
may be subject to disclosure under Freedom of 
Information legislation which will be adopted in 
Ontario. 


Applications will be evaluated by the Ministry after 
January 15, 1988. Applicants with multiple 
applications must priorize them. All grant requests 
will be assessed within the following selection 
criteria: 

+ Evidence of adherence to purpose of the 
program as stated in the above section, “What 
are the aims of this program."” 

+ Evidence that the proposal is consistent with. 
Municipal sports, fitness and recreational 
objectives and priorities. Higher priority will be 
given to those non-municipal applications that 
are supported by a resolution from the 
appropriate municipal council that confirms that 
the project fits into the overall plan for the 
provision of recreation services and is a necessary 
addition to the local public sports, fitness and 
recreational facilities rather than those for which 
no supporting municipal resolution is provided. 

+ Bvidence of community involvement in the 
planning, development, implementation and 
on-going operation of the project. 

* Amount and sources of non-provincial financial 
support for capital costs. 

+ Evidence that the facility is accessible to all 
members of the general public ie. No 
membership restrictions and complete access for 
the physically disabled 

* Extent of improvement in the quality and 
quantity of sports, fitness and recreational 
services in the commiunity as a result of the 
project 


+ Evidence that the proposal creates opportunities 
for partnerships between the people affected, 
public agencies, and other organizations 
providing sport, fitness and recreational 
Services. 

+ Evidence that the applicant has the ability to 
fund all remaining project costs 

In order that all applications can be properly 

assessed and the necessary consultation 

undertaken, applicants are advised that a 

minimum period of one month after the 

application closing date will be required by 

the Ministry. 

Ifyour project is approved for a grant within the 

Capital Conservation budget allocation, you will 

receive a letter from the minister. All 

commitments for funding will be given according 
to the Capital Conservation Grant funding formula 
and will be based on the estimated cost of the 
project as indicated in the application. Such 
commitments will be up to. a maximum amount 
and cannot subsequently be increased, should 
project costs rise for any reason. 

Upon approval, payment of 50% of the grant will 

be made. After the initial 50% portion of the 

grant has been spent, application can be made for 
the final 50% payment. Construction of the 
approved projects must begin and proceed so that 
the final payment of the grant can be applied for 
within the 1988-89 fiscal year, i.e. before January 
30, 1989, 


How will the balance of the 
project be financed? 


You must demonstrate to the Ministry that you 
have the ability to finance the remaining balance 
of the project cost. This financing could be all 
private, derived from fund-raising proceeds and 
cash donations, all municipal, derived from the 
tax-base, or a combination of both. Voluntary 
donations of labour and materials may form part 
or all of the balance of the project. However, 
please be advised that payment of any Capital 
Conservation grant cannot exceed the actual cash. 
expenditures of the project. The value of donated 
labour and materials will be assessed in the 
following way: donated labour of skilled 
tradespeople working at their trade is eligible on 
the basis of trade rates currently payable for 
comparable work in the area where the project is 
located, The value of unskilled volunteer labour 
should be based on the current construction 


minimum wage established by the Ontario 
Ministry of Labour. Professional fees related to 
eligible costs of facility development are eligible at 
fair market value for such services. 

Provision of materials and the use of construction 
equipment are eligible at fair market value if such 
goods or services were to be purchased. 

The intention of the Capital Conservation progrim 
is to share in projects which «tre financially viable. 
Applicants who intend to finance the remaining 
portion of the capital cost by any means of 
indebtedness (i.e. mortgages, bank loans, 
debentures, etc.) must demonstrate the ability 10 
carry the ongoing costs of repayment of principal 
and interest, by providing a planned budget for the 
retirement of such indebtedness. 

As one of the objectives of the program is to 


F, Terms and conditions 


1. Definitions 
“Applicant” of “Applicants” means the applicant organization which submitted this application to the Ministry. 
"Canadian Content" means all Canadian labour, materials, transportation costs, duty, {axes and profits. Itis the value of the supplier's net selling price minus the 
declared value of any imported goods or services. 
"Facilities" means the land and buildings for which a Grant is made. 
““Ministry'' and "Minister mean the Ontario Ministry and Ministet of Tourism and Recreation. 

“Project” means the Project as described in the Minister's letter of approval in any attachments thereto, and in any subsequent correspondence {rom the Ministry, 
“Recipient” means the applicant organization which has submitted this application, has agreed to be bound by these terms and conditions and has been awarded a 
Capital Conservation Grant by the Ontario Ministry of Tourism and Recreation. 

2. Time 
These terms and conditions shall be in effect for 20 years from the date of the Minister's letter of approval unless stipulated otherwise in the Minister's letter of approval, 
3. Acknowledgement of Funding 
The recipient shall acknowledge the support of the Government of Ontario through the Ontario Ministry of Tourism and Recreation in all advertising, publicity, 
construction signs relating lo the facilities and in any permanent tribute to donors displayed on the site, as well as in any final study reports. 
4, Purpose 
Grants shall be used only for the purposes outlined in the Minister's letter of approval and any attachments thereto. Changes in the project shall only be made with the 
Ministry's written approval. 
5, Disposal ot Facilities, Ministry Consent 
The Recipient shall not seli, ease, or otherwise dispose of the Facilities without the Ministry's consent. The Recipient shall not mortgage or encumber the Facilities for 
‘more than the total value of the Faciities minus the amount of the grant. 
6. Assignment of Grant 
The AppicanURecipient shall not assign this application or the grant without the consent of the Ministry, 
7. Further Conditions 
The Ministry shall be entitled 10 impose such additional terms and conditions to the use of the grant which, in its sole discretion, it deems necessary and shall be 
entitled to impose such terms and conditions on any consent granted pursuant to this application. 
8. Grant Repayment 
The Recipient shall, al the request of the Ministry repay to the Ministry the whole or any part of the grant ifthe Recipient 
1) ceases to operate the Facilities; 
2) ceases to operale as a non-profit corporation; 
3) winds up or dissolves; 
4) has knowingly provided any false information in this application; 
5) uses grant funds for purposes not agreed upon by the Ministry; 
6) breaches any terms or conditions of this agreement; 
7) breaches any of the provisions of he Human Rights Code in the operation of the Project; 
8) commences, or has commenced against it, any proceedings in bankruptcy or is adjudged a bankrupt; 
9) fails to use insurance proceeds to rebuild damaged or destroyed Facilities 
Where required, the grant shall be repaid by cheque payable to the Treasurer of Ontario and mailed to the appropriate Ministry otfice. 
The Ministry reserves the right to demand interest on any amount owing by the Recipient to the Ministry at the then current rate charged by the Province of Ontario on 
accounts receivable. 
9. Unused Funds 
Any unused portion of the grant remains the property of the Ministry, and if already paid to the Recipient by the Ministry shall be repaid to the Ministry on request. 
10. Installments 
The grant may be paid in installments determined by the Ministry. Construction of the Project shall begin and proceed so that final payment of the grant can be applied 
for by January 30, 1989. No grant shall be made if construction has begun belore a complete application has been received and acknowledged by the Ministry. 
11. Accounting 
The Recipient shall keep and maintain all records, invoices and other documents relating to the Grant ina manner consistent with generally accepted accounting 
principles and clerical practices, and shall maintain such records for a period of three years following the completion of allreporting requirements referredtoin 
paragrap! 
‘The Recipient authorizes the Ministry and its agents al all reasonable times to inspect and copy any records, Invoices and documents in the possession or under the 
control of the Recipient which relate io the Grant 
The right of inspection under this paragraph includes the right to perform a full or partial audit 
12. Canadian ContenUTendering Process 
The Recipient shall conduct a process of competitive pricing or tendering for goods and services relating to the project. In the evaluation of tenders, the Recipient shall 
give an allowance of up to 1096 on the price of the tender bid for Canadian content, and shall select the goods and/or services which represent the best value. 
13. Limitation of Liability, Indemnification and Insurance 
The Recipient agrees that the Ministry shall not be liable for any incidental, indirect, special or consequential damages, injury or any loss of use, revenue or profit of the 
Recipient arising out of or in any way related to the Project. 
The Recipient agrees that it shall indemnity the Ministry, its employees and agents, against all costs incurred as a result of a claim or proceeding related to the Project, 
unless itwas caused by the negligence or wilful act of an employee of the Ministry. 
The Recipient shall maintain both fire and extended coverage insurance in an amount equal to the replacement cost of the Facilities, and comprehensive general 
ability insurance of at least $1,000,000 per occurrence for bodily injury (including personal injury), death, and damage to property including loss of use thereof, and 
automobile lability insurance. If requested by the Ministry, the Recipient shall provide salistactory proof of such insurance. The Recipient shall provide notice to the 
Ministry immediately upon change or cancellation of the insurance, 
14. Facilities Open to Public 
The Facilities shall be open to the public at all reasonable times. If the Recipient has a {ee paying membership they must also welcome new members. The Facilities 
pit ‘be open to the public whenever they are open to the members and shall indicate this in local media and by appropriate signage, 
15. Reports 
The Recipient shall submit interim progress reports to the Ministry upon request. 
The Recipient shall report to the Ministry upon completing the Project. The report shall include all details requested by the Ministry. 
16, Safoty 
All projects funded by the Ministry shall be conducted so as to create a safe environment for the participants of the sport. Specific safety requir 
conditions of Ministry grants, as determined by the Minister {rom time to time. amas a Bene erates oe 


G. Statement by Applicant 


On behalt of and with the authority of the organization | certify that the information i 
ind given on this application for a grantis true, correct and complete in. 
thal the organization agrees to abide by the above terms andcondillons governingagrant. : peace 


Name of Authorized Official Position/Title Signature Date 


Corporate Seal or Witness Dato 


Checklist for 1988-89 Capital Conservation Program 


To assist you in providing a “complete” application for consideration by the Ontario Ministry of Tourism and 
Recreation, please ensure that the following are included with your application: 


1. A fully completed Capital Conservation Program application signed by the authorized official. 


2. Aresolution of council or board of the applicant organization to undertake the project and request a grant. 


3. Acomplete project description including: 


© Scope of project and location. 

© What the benefits of the project are. 

¢ Howit is consistent with municipal recreation needs and priorities. 

© Howitis consistent with the aims of the Capital Conservation Program 

Please attach any planning studies or background reports, e.g., feasibility study. 


Bo 4. Please ensure that you fully respond to al! the questions regarding Public Participation, e.g., describe the 
programming of the facility including the extent of public use, hours of operation, fee structure, evidence of 
programming by other community groups and any non-recreation use of the facility, e.g., municipal office, day 
care, etc. You may wish to provide supporting attachments such as copies of membership forms, procedures or 
rental contracts and rates. 


Oo 5, Sketch plans (complete drawings not required). 


. A separate listing of what the proposed project costs include and how they were determined, e.g., detailed 
summary of costs, quotations or architect's/engineer’s estimates. 


o 
ro) 


‘a 7. Aseparate listing of how the balance of necessary funds will be secured (current level of funds raised, written 
evidence of those committed and those that still have to be identified), details of debt financing if used. 


Oo 8. Acopy of the detailed, projected annual operating budget for the facility including maintenance and future capital 
conservation costs. 


9. Proof of ownership (copy of deed or transfer instrument or certified statement from municipal clerk treasurer) or 
lease agreement. 


[-] 10. Written confirmation that the organization has the facilities insured against property damage and third party 
liability. 
11. Municipal joint use agreement (if applicable). 


[-] 12. Ifmore than one application is being submitted by an organization, provide correspondence which indicates their 
order of priority. 


The following additional items apply to non-profit organizations only (i.e. not municipalities or other statutory organizations): 


Oo 13. Acopy of Letters Patent, constitution, by-laws, list of board/executive members and most recent financial 
statement. 


14. You are also encouraged to provide written confirmation from the municipal recreation authority that the project 
fits into the overall plan for the provision of leisure services and is anecessary addition to the local public sports, 
fitness and recreational facilities. 


Other attachments 
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(7) Capital Conservation 
Ontario Application Form 1988-89 
Ontario Ministry of Tourism and Recreation 
Please Print or Type 
Applicant Information 


Organization Requesting Grant complete ail pans) 


‘Applicant Organization 


L 
Addross: 
CityiTown Postal Code 
Tel -Home Bus. 
( ) a ( ) 3 
Cheque to be Mailed to:  aitterent trom above) 
Payee | Name of Otic) | 
Address (include Postal Code) Position/Tithe 
CiyiTown Postal code ~] Tel: Home Bus ) 
_———— Seale 
Project/Facility 
TierName Estim Star Oate 
‘Specific Location of Project/ Facility 
Return To: { Ministry Use Only 
{Oise Freme Het), Applicant identifier File No. 
eet" | aeeccnnel 
‘County Municip. Bect. Dist ‘Consult Code 
1 pit 
FooityiActvity Grant 
Applicant Type Code Grant Category ype ‘ype 
Tf applicable (roa racumes) hex 
County Municip. Elect.Dist, Facility Identifier Code Budget Code comments Date mf 
000 C) M Y 
SL SSS Se SsSeSsoe ; ns Li 
Total Project Estimated Payments, 
p u|yY Amount Date on = 
Eligible Amount Amount Requosted 1 
s $ 2 
ni peraan LAAN al 14 
= 


Province of Ontario 
Queen's Park 
Toronto, Canada 
MTA 2R9 
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A. Project Description 


4. Describe the project in detail. Please attach sketch plans. 
(Attach additional paper if necessary.) 


2. Forecast of Operating Budget : : 
Provide a separate detailed statement of the operating costs associated with or arising from this project Indicate who will be 
responsible for these costs, and how these costs will be met. Please attach a copy of detailed annual operating budget 
projection including any debt retirement plans. 


3, Current replacement value of facility: $ 


4. Date of original construction of facility: 


5. Major capital conservation and capital improvements already completed since original construction 
(e.g., new roof, hall addition, etc.). 
Description of Date of completion 
improvement or 

conservation items 


B. Detailed Applicant Information (not applicable to municipalities or other statutory organizations) 


Description of Applicant organization 


Date of Formation Date of Incorporation Are you anon-profit organization? Charitable Tax No. 


Yes ] No 


Describe the objectives of your organization and its programming policies (Attach a copy of any Letters Patent 
or Constitution.) 


C. Public Participation 
Will the facility be open to the general public as described in the Terms and Conditions outlined in the program guide? 
Yes QO) No 


Describe the programming of the facility including the extent of public use, hours of operation, fee structure, evidence of programming by 
other community groups, and any non-recreational use of the facility e.g., municipal office, day care, etc. 


Outline how the facility and programming will be accessible to people with disabilities. 


D. 


If your project is approved, commitments for funding will be 
given according to the Capital Conservation Grant funding 
formula and will be based on the estimated cost of the 

project as indicated below. Such commitments will be up to 


Summary of Estimated Project Cost/Value 


Attach copies of quotations or architects'/engineers’ 
estimates if available. Exclude refundable sales tax, 
interest, and financing charges. 


amaximum amount and cannot subsequently be 
increased, should project costs rise for any reason. 


Identify how you have calculated the estimated project cost. 


a) Facility Construction/Renovations $ 
b) Professional Fees $ 
c) Donated Labour Unskilled + T Skilled . _|$ 
! 
d) Donated Material $ 
e) Other Costs (specify) $ 
f) Total Project Value $ 
The Anticipated Financing of this Project $ 
g) Provincial Grants 
Program $ 
Program $ 
h) Federal Grants 
Program $ 
Program $ 
i) Revenue from Disposal of Existing Assets (e.g., proceeds of sale or insurance, etc. for facility to be replaced) $ 
j) Oonated Labour Unskilled qT Skilled a $ 
| 
k) Donated Material $ 
1) Net fund-raising Proceeds $ 
m) Tax Levy $ 
n) Debentures, Loans, Mortgages, etc. +++ $ 
0) Other Sources (specify) $ 


Estimated Grant Calculations 


Estimated Cost of Renovation (total from question f ) $ (i) 
Total Estimated Funding from Federal & Provincial Governments (total from questions g & h) $ (ii) 
Net Estimated Cost eligible for Capital Conservation Grant (subtract (ii) from (i) $ (iii) 
Capital Conservation Grant Requested (refer to brochure for funding formula) $ 


Note: *** Provide separate details of any proposed debentures, loans, mortgages, etc., Municipal applicants will also be required to 


provide confirmation of O.M.B. approval if applicable. 


E. Anticipated Results 


Itis important that you show the social and economic impact of your project in order that the Ministry can determine the 
benefit of your project: 


1. Economic Effects. 
Construction Phase 


Employment Day 
1.1 -Number of person days of employment expected to be created during project construction Hey vs 
Volunteer Days 
1.2—Number of person days of volunteer contribution expected during project construction uy 
1.3-—Funds for this project levered fram other partners excluding the Ontario Ministry of Tourism and 
Recreation: 
Government Non-government 
Federal $. Donated labour/materials —S. 
Other Provincial 9. Fund-raising 
Municipal Other 
subtotal $. 
subtotal S. 
Total S. 
Operation Phase 
Years 
1.4— Anticipated years of Useful Life for Facility as a Result of this Project 
$ 
1.5 — Anticipated Adgitional Revenue in the First Fiscal Year Following Project Completion as a Result of this Project. 
$ 
1.6 Anticipated Savings or Costs Avoided in the First Fiscal Year Following Project Completion as a Result of this Project. 


2. Program Effect 
2.1 - Number of Increased Participants as a Result of Project. 
Total Male Tolal Female Disabled Preschool{0-5) | Adolescent (6-14) Youth (15-20) 


Aduit(21-64) | Seriors(@5plus) | 


2,2 —In what way Is this project an enrichment to your current program and what will the impact and results be on your community? 


How will the balance of the 
project be financed? 
(cont.) 


encourage the reduction of operating costs and the 
effective use of local and provincial financial 
resources, applications for projects that may be 
considered without capital debt or financing and 
that will not have adverse impact on operational 
viability will have a higher priority in assessment 


Applications from municipalities may be assessed 
in consultation with the local offices of the 
Ontario Ministry of Municipal Affairs, where 
appropriate, to evaluate the feasibility of capital 
financing and availability of operating resources. 


What are the Ministry 
requirements for a 
selection/tendering process? 


The Ministry is concerned that any project 
receiving assistance shall represent reasonable 
value for money and shall not involve a conflict of 
interest. If your project is approved for a grant, the 
Ministry will require that an appropriate process of 
competitive pricing or tendering is followed when 
the project is carried out. Details on competitive 
pricing and tendering procedures are available 
from Ontario Ministry of Tourism and Recreation 
consultants. 

Preference should be given to the purchase of 
Canadian goods and services over those 
manufactured and supplied from abroad. In the 
evaluation of tenders for projects where the 
Ministry grant is over $15,000, a price preference 
of up to 10% is allowed in respect of Canadian 


economic activity and content. If you are not able 
to comply with this policy, the Ministry must be 
advised. 

Except for the preferences to be given to the 
purchase of Canadian goods and services, the 
Ministry will expect that the lowest price or prices 
will be used or that an acceptable explanation be 
provided and reserves the right to pay any grant 
‘on the basis of the lowest price or prices. Prior to 
final payment of a grant, the Ministry will require 
confirmation that these requirements have been 
met, unless any necessary exceptions have 
previously been explained to and accepted by the 
Ministry. 


Terms and conditions 


1. Definitions 

“Applicant” or “Applicants” means the applicant 
organization which submitted this application to 
the Ministry. 

“Canadian Content’ means all Canadian labour, 
materials, transportation costs, duty, taxes and 
profits. It is the value of the supplier's net selling. 
price minus the declared value of any imported 
goods or services. 

“Facilities' means the land and buildings for 
which a Grant is made. 

“Ministry” and “Minister mean the Ontario 
Ministry and Minister of Tourism and Recreation. 
“ Project’ means the Project as described in the 
Minister's letter of approval in any attachments 
thereto, and in any subsequent correspondence 
from the Ministry. 

“Recipient” means the applicant organization 
which has submitted this application, has agreed 
to be bound by these terms and conditions and 
has been awarded a Capital Conservation Grant by 
the Ontario Ministry of Tourism and Recreation. 
2. Time 

‘These terms and conditions shall be in effect for 
20 years from the date of the Minister's letter of 
approval unless stipulated otherwise in the 
Minister's letter of approval. 

3. Acknowledgement of Funding 

The recipient shall acknowledge the support of the 
Government of Ontario through the Ontario 
Ministry of Tourism and Recreation in all 
advertising, publicity, construction signs relating 
to the facilities and in any permanent tribute to 
donors displayed on the site, as well as in any 
final study reports. 


4. Purpose 

Grants shall be used only for the purposes. 
outlined in the Minister's letter of approval and 
any attachments thereto. Changes in the project 
shall only be made with the Ministry's written 
approval 

5. Disposal of Facilities, Ministry Consent 
The Recipient shall not sell, lease, or otherwise 
dispose of the Facilities without the Ministry's 
consent. The Recipient shall not mortgage or 
encumber the Facilities for more than the total 
value of the Facilities minus the amount of the 
grant 

6. Assignment of Grant 

The ApplicanURecipient shall not assign this 
application or the grant without the consent of the 
Ministry. 

7. Further Conditions 

The Ministry shall be entitled to impose such 
additional terms and conditions to the use of the 
grant which, in its sole discretion, it deems. 
necessary and shall be entitled to impose such 
terms and conditions on any consent granted 
pursuant to this application. 

8. Grant Repayment 

The Recipient shall, at the request of the Ministry 
repay to the Ministry the whole or any part of the 
grant if the Recipient: 

1) ceases to operate the Facilities; 

2) ceases to operate as a non-profit corporation; 
3) winds up or dissolves; 


Terms and conditions (cont. ) 


4) has knowingly provided any false information 
in this application; 

5) uses grant funds for purposes not agreed upon 
by the Ministry; 

6) breaches any terms or conditions of this 
agreement; 

7) breaches any of the provisions of the Human 
Rights Code in the operation of the Project; 

8) commences, or has commenced against it, any 
proceedings in bankruptcy or is adjudged a 
bankrupt; 

9) fails to use insurance proceeds to rebuild 
damaged or destroyed Facilities. 

Where required, the grant shall be repaid by 
cheque payable to the Treasurer of Ontario and 
mailed to the appropriate Ministry office. 

The Ministry reserves the right to demand 
interest on any amount owing by the Recipient 
to the Ministry at the then current rate charged 
by the Province of Ontario on accounts 
receivable. 

9. Unused Funds 

Any unused portion of the grant remains the 

Property of the Ministry, and if already paid to the 

Recipient by the Ministry shall be repaid to the 

Ministry on request. 

10. Installments 

The grant may be paid in installments determined 

by the Ministry. Construction of the Project shall 

begin and proceed so that final payment of the 
grant can be applied for by January 29, 1988. No 
grant shall be made if construction has begun. 
before a complete application has been received 
and acknowledged by the Ministry. 


11. Accounting 

‘The Recipient shall keep and maintain all records, 
invoices and other documents relating to the 
Grant in a manner consistent with generally 
accepted accounting principles and clerical 
practices, and shall maintain such records for a 
period of three years following the completion of 
all reporting requirements referred to in 
paragraph 15. 

‘The Recipient authorizes the Ministry and its 
agents al all reasonable times to inspect and copy 
any records, invoices and documents in the 
possession or under the control of the Recipient 
which relate to the Grant 

The right of inspection under this paragraph 


includes the right to perform a full or partial audit. 


12. Canadian Content/Tendering Process 
‘The Recipient shall conduct a process of 
competitive pricing or tendering for goods and 


services relating to the project. In the evaluation of 


tenders, the Recipient shall give an allowance of 
up to 10% on the price of the tender bid for 
Canadian content, and shall select the goods 
and/or services which represent the best value. 


13. Limitation of Liability, Indemnification 
and Insurance 

The Recipient agrees that the Ministry shall not be 
liable for any incidental, indirect, special or 
consequential damages, injury or any loss of use, 
revenue or profit of the Recipient arising out of or 
in any way related to the Project. 

The Recipient agrees that it shall indemnify the 
Ministry, its employees and agents, against all 
costs incurred as a result of a claim or proceeding, 
related to the Project, unless it was caused by the 
negligence or wilful act of an employee of the 
Ministry. 

The Recipient shall maintain both fire and 
extended coverage insurance in an amount equal 
to the replacement cost of the Facilities, and 
comprehensive general liability insurance of at 
least $1,000,000 per occurrence for bodily injury 
(including personal injury), death, and damage to 
property including loss of use thereof, and 
automobile liability insurance. If requested by the 
Ministry, the Recipient shall provide satisfactory 
proof of such insurance. The Recipient shall 
provide notice to the Ministry immediately upon 
change or cancellation of the insurance. 

14. Facilities Open to Public 

The Facilities shall be open to the public at all 
reasonable times. If the Recipient has a fee paying 
membership they must also welcome new 
members. The Facilities shall be open to the public 
whenever they are open to the members and shall 
indicate this in local media and by appropriate 
signage. 

15. Reports 

The Recipient shall submit interim progress 
reports to the Ministry upon request. 

The Recipient shall report to the Ministry upon 
completing the Project. The report shall include all 
details requested by the Ministry. 

16. Safety 

All projects funded by the Ministry shall be 
conducted so as to create a safe environment for 
the participants of the sport. Specific safety 
requirements may become conditions of Ministry 
grants, as determined by the Minister from time to. 
time 
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SEE IT 


Capital Conservation 
Program 1987-88 


Ontario Ministry of Tourism and Recreation 


As recreation buildings age and your community 
changes, major capital repairs and improvements 
are needed to extend the useful life of your 
recreation facilities. 

The Capital Conservation Program is designed to 
encourage the updating of existing community, 
recreation facilities to meet new user needs. 
Highest priority will be given to buildings built 
before 1971. It will help you to counteract the 
normal effects of physical deterioration and 
obsolescence of older buildings. 

This program complements the regular 


maintenance and repair activities that are already 
carried out by all responsible building owners 
whether they are municipalities or community 
groups. It is not able to assist in cases of outright 
neglect or where inadequate financial planning, 
e.g., lack of sufficient reserves, has jeopardized the 
facility, Facility ownership requires your 
commitment to getting the longest possible useful 
life from your facilities. The Capital Conservation 
Program is the Province of Ontario's program to 
assist in your responsibility. 


Principles 


All Lottery Capital Grant requests to the Ministry 
are considered within the context of the following 
principles: 

Dedication principle - Lottery funds are dedicated 
to the support, fitness, and recreational activities 
and facilities in Ontario. 

Share principle - Lottery projects are intended to 
respond to community supported initiatives, as 
evidenced by locally-raised contributions of 
monies, efforts and other resources. 
Non-substitution principle - Lottery funds are 
intended to enhance our capacity to promote and 
encourage sport, fitness and recreational 
objectives. They are not intended to replace or 


relieve the responsibility of ongoing government 
programs in this field. 

Non-dependency principle - Projects funded by 
Lottery must demonstrate the existence of support 
for any ongoing costs from sources other than 
Lottery. 

Non-profit principle - Lottery grants are intended 
for projects of broad public good. They cannot 
apply to situations which might loosely be 
characterized as private gain. 

Accessibility principle ~The benefits of Lottery 
supported projects are intended to be available to 
the general public. 


What are the aims of the 
program? 


Projects will be eligible for consideration under the 
Capital Conservation Program if they meet the 
following provincial objectives for the capital 
conservation of community recreation facilities: 

+ Involve an existing community recreation 
facility. Priority will be given to facilities that 
were built before 1971 

© Protect the existing public investment in this 
recreation facility. 

+ Extend the useful life of the recreation facility by 
a minimum of five years. 

© Assist those municipalities and community 
organizations that have shown a responsible 
approach to their duties as public facility 
owners. These duties include regular 


maintenance and repair activities and long-range 
capital planning to ensure that adequate funds 
are available for maintenance and repair. 

© Involve capital improvements such as upgrading 
and changes to an existing building including 
safety features for staff and users. Or include 
projects that respond to new or special user 
needs of the disabled, older adults, youth and 
women that have a high priority in your 
community for which the existing facility is 
unsuitable. 

© Itis not the intention of this program to fund 
major additions to existing facilities such as a 
new community hall added on to an existing 
indoor ice arena. 


Who may apply? 


Any municipality, incorporated non-profit 
organization, Indian band council, or local service 
board may submit an application for a Capital 
Conservation Grant*. Non-profit organizations 
must have been incorporated at least one year 
prior to application. A resolution by the applicant 
‘organization approving the undertaking of the 
project and the application for Capital 
Conservation must be provided. 
*Note: School boards in unorganized territories 
are also eligible, 


What type of project costs are 
eligible? 


1. Professional Fees 
~ architect 
— engineer (Soil tests, structural testing, 
building inspection and reports) 
~ project-specific consultant (expert in 
particular field) 
~ project manager 
~ cost contro! consultant (quantity surveyor) 
2, Permits and Municipal Inspection Fees 
3, Bid Depository Fees (Tendering Costs) 
4. Site Office Rental (Rental of Site Services) 
5. Construction Costs directly associated with the 
project: 
~ demolition 
~ service connections 
~ limited excavation and site work 
~ equipment rentals 
~ materials 
~ Jabour 
~ contractor (overhead/profit) 
~ contingency, 
~ insurance 
~ heating and enclosure costs for winter 
construction 
~ inspection fees (concrete testing, steel testing) 
Specifically excluded are maintenance and repair 
items which should be included in a regular 
Maintenance program and funded from an 
Operating budget 
Also excluded are elements of facility which are 
not directly related to sports, fitness or 


recreational program activities, e.g., municipal 

offices. 

Specifically excluded are any costs associated with 

energy conservation if they are eligible to be 

funded by the Ontario Ministry of Energy. 

Applicants are encouraged to discuss conservation 

projects with the Ontario Ministry of Energy. 
6. Fixed equipment can include all fixed 
furnishings, fittings and equipment 
permanently installed in the facility that are 
necessary to make an area suitable for a 
particular use, function or operation 
~ heating, ventilating, air-conditioning 
equipment 

~ security devices, fire alarms, audio and/or 
video installations 

~ lighting systems 

— floor coverings/interior finishes 

— signage for building identification or internal 
direction 

Specifically excluded are maintenance and repair 

items for fixed equipment which should be 

included in a regular maintenance program and 
funded from an operating budget. Also excluded 
are items of fixed equipment which are not 
directly related to sports, fitness or recreational 
program activities. Portable equipment and 
furnishings are not eligible for assistance. 

7. Costs connected with financing the project are 
not eligible for assistance (e.g. , bridge 
financing, interest charges, fund-raising costs) 


What is the funding formula and 
process? 


In Northern and Eastern Ontario, a grant of up to. 
one-half of net eligible cost of a project after all 
other approved provincial or federal grants are 
deducted. The maximum grant available is 
$150,000. 

In Central and Southwestern Ontario, a grant of 
up to one-third of net eligible cost of a project after 
all other approved provincial or federal grants are 
deducted. The maximum grant available is 
$100,000, 

Please refer to the map to determine the 
geographic boundary which affects the funding 
formula for your project. 

You may request less than the maximum grant 
amount for which you may be eligible. In any 
case, you should request only the amount you 
need to complete your project 


Northern and Eastern Ontario 


How do you apply? 


Please complete the application following the 
directions on the form and forward to the Ontario 
Ministry of Tourism and Recreation office serving 
your area. Application forms and further 
assistance are available from your local Ministry 
office. 

Ifyou submit more than one application, please 
indicate their order of priority. 

Applications will be accepted until May 1, 1987 for 
those applicants requesting funds in the provincial 
government's fiscal year 1987-88. 

A complete application must be received by May 1, 
1987 and confirmed as accepted by the Ministry 
before any capital project is commenced for which 
a Capital Conservation Grant is being requested. If 
project is commenced before the Ministry's 
acknowledgement of receipt of complete 
application, the application will not be eligible for 
consideration. 

Any minor preliminary expenditures (e.g., 
architect's fees, consultant's fees, etc.) before the 


date of the Ministry's confirmation of acceptance 
of a complete application will not be considered as 
commencement of a project. However, such costs 
will not be eligible for consideration as part of the 
Project cost for grant purposes 

Contact your local Ontario Ministry of Tourism 
and Recreation consultant to discuss your 
application 

In order for an application to be considered 
complete, all of the requirements identified on the 
application form must be complied with. 
Commitment of a Capital Conservation Grant is 
subject to the availability of proceeds from the 
lotteries. Therefore, if the financing and successful 
completion ofa project is dependent on Capital 
Conservation funding, applicants are strongly 
advised not to commence work or make 
contractual commitments until they have received 
approval and a commitment for a grant, 


Disclosure of the information 


‘The information provided in the grant application 
may be subject to disclosure under Freedom of 
Information legislation which will be adopted in 
Ontario. 


How are capital projects 
assessed? 


Applications will be evaluated by the Ministry after 
May 1, 1987. Applicants with multiple applications 
must priorize them. All grant requests will be 
assessed within the following selection criteria: 

* Evidence of adherence to purpose of the 
program as stated in the above section, “What 
are the aims of this program.” 

+ Evidence that the proposal is consistent with 
municipal sports, fitness and recreational 
objectives and priorities. Higher priority will be 
given to those non-municipal applications that 
are supported by a resolution from the 
appropriate municipal council that confirms that 
the project fits into the overall plan for the 
provision of recreation services and is a necessary 
addition to the local public sports, fitness and 
recreational facilities rather than those for which 
‘no supporting municipal resolution is provided 

+ Evidence of community involvement in the 
planning, development, implementation and 
on-going operation of the project. 

+ Amount and sources of non-provincial financial 
support for capital costs. 

* Evidence that the facility is accessible to all 
members of the general public. 

Extent of improvement in the quality and 
quantity of sports, fitness and recreational 
services in the community as a result of the 
project. 

+ Evidence that the proposal creates opportunities 
for partnerships between the people affected, 
public agencies, and other organizations 
providing sport, fitness and recreational 
SETVICES. 


* Evidence that the applicant has the ability to 
fund all remaining project costs. 

In order that all applications can be properly 
assessed and the necessary consultation 
undertaken, applicants are advised that a 
minimum period of one month after the 
application closing date will be required by 

the Ministry. 

Ifyour project is approved for a grant within the 
Capital Conservation budget allocation, you will 
receive a letter from the minister. All 
commitments for funding will be given according 
to the Capital Conservation Grant funding formula 
and will be based on the estimated cost of the 
Project as indicated in the application. Such 
commitments will be up to a maximum amount 
and cannot subsequently be increased, should 
Project costs rise for any reason. 

Applications must be received and accepted as 
complete by the Ministry on or before May 1, 1987. 
Upon approval, payment of 50% of the grant will 
be made. After the initial 50% portion of the 
grant has been spent, application can be made for 
the final 50% payment. Construction of the 
approved projects must begin and proceed so that 
the final payment of the grant can be applied for 
within the 1987-88 fiscal year, i.e. before January 
29, 1988. 


How will the balance of the 
project be financed? 


You must demonstrate to the Ministry that you 
have the ability to finance the remaining balance 
of the project cost. This financing could be all 
private, derived from fund-raising proceeds and 
cash donations, all municipal, derived from the 
tax-base, or a combination of both. Voluntary 
donations of labour and materials may form part 
or all of the balance of the project. However, 
please be advised that payment of any Capital 
Conservation grant cannot exceed the actual cash. 
expenditures of the project. The value of donated 
labour and materials will be assessed in the 
following way: donated labour of skilled 
tradespeople working at their trade is eligible on 
the basis of trade rates currently payable for 
comparable work in the area where the project is 
located. The value of unskilled volunteer labour 
should be based on the current construction 


minimum wage established by the Ontario 
Ministry of Labour. Professional fees related to 
eligible costs of facility development are eligible at 
fair market value for such services, 

Provision of materials and the use of construction 
equipment are eligible at fair market value if such 
goods or services were to be purchased. 

The intention of the Capital Conservation program 
is to share in projects which are financially viable. 
Applicants who intend to finance the remaining 
portion of the capital cost by any means of 
indebtedness (i.e. mortgages, bank loans, 
debentures, etc.) must demonstrate the ability to 
carry the ongoing costs of repayment of principal 
and interest, by providing a planned budget for the 
retirement of such indebtedness, 

As one of the objectives of the program is to 


F. Terms and conditions 


1. Definitions 
“Applicant” or Applicants” means the applicant organization which submitted this application to the Ministry. : 
“Canadian Content" means all Canadian labour, materials, transportation costs, duly, taxes and profits. Its the value of the suppter's net selling price minus the 
declared value of any imported goods or services. 

Facilties" means the land and buildings for which a Grant is made 

“Ministry” and “Minister” mean the Ontario Ministry and Minister of Tourism and Recreation. 

Project” means the Project as described in the Minister's letter of approval in any attachments thereto, and in any subsequent correspondence {rom the Ministry. 
“Recipient” means the applicant organization which has submitled this application, has agreed 1o be bound by these terms and conditions and has been awarded a 
Capital Conservation Grant by the Ontario Ministry of Tourism and Recreation. 


2. Time i 
These terms and conditions shall be in effect for 20 years {rom the date af the Minister's letter of approval unless stipulated otherwise in the Minister's letter of approval. 


3. Acknowledgement of Funding 
The recipient shall acknowledge the support ol the Government of Ontario through the Ontario Ministry of Tourism and Recreation in all advertising, publicity, 
construction signs relating to the facilities and in any permanent tribule to donors displayed on the site, as well as in any final study reports 

4, Purpose 

Grants shall be used only for the purposes outlined in the Minister's letter of approval and any attachments thereto. Changes in the project shalll only be made with the 
Ministry's written approval. 

5. Disposal of Facilities, Ministry Consent 

The Recipient shall not sell, lease, or otherwise dispose of the Facilities without the Ministry's consent. The Recipient shalll not mortgage or encumber the Facilities for 
more than the total value of the Facilities minus the amount of the grant 


6, Assignment of Grant 
The Applicanv/Recipient shall not assign this application or the grant without the consent of the Ministry. 
7. Further Conditions 
The Ministry shall be entitled to impose such additional terms and conditions to the use of the grant which, in its sole discretion, it deems necessary and shall be 
entitled to impose such terms and conditions on any consent granted pursuant o this application. 
8. Grant Repayment 
The Recipient shall, at the request of the Ministry repay to the Ministry the whole or any part of the grantif the Recipient: 
1) ceases to operate the Facilities; 
2) ceases to operate as a non-profit corporation; 
3) winds up or dissolves; 
4) has knowingly provided any false information in this application; 
5) uses grant funds for purposes nol agreed upon by the Ministry; 
6) breaches any terms or conditions of this agreement; 
7) breaches any of the provisions of the Human Rights Code in the operation of the Project; 
8) commences, of has commenced against it, any proceedings in bankruptcy or is adjudged a bankrupt; 
9) fails to use insurance proceeds to rebuild damaged or destroyed Facillies. 
Where requited, the grant shall be repaid by cheque payable lo the Treasurer of Ontario and mailed lo the appropriate Ministry office. 
The Maristry reserves the right o demand interest on any amount owing by the Recipient to the Ministry at the then current rate charged by the Province of Ontarioon 
accounts receivable. 
9, Unused Funds 
Any unused portion of the grant remains the property of the Ministry, and if already paid to the Recipient by the Ministry shall be repaid to the Ministry on request. 
10, Installments 
The grant may be paid in installments determined by the Ministry. Construction of the Project shall begin and proceed so that final payment of the grant can be applied 
for by January 29, 1988, No grant shall be made if construction has begun before a complete applicalion has been received and acknowledged by the Ministry. 
11. Accounting 
The Recipient shall keep and maintain all records, invoices and other documents relating to the Grant in a manner consistent with generally accepted accounting 
principles and clerical practices, and shall maintain such records fora period of three years folowing the completion of ll reporting requirements relerredtoin 
paragraph 1 
The Recipient authorizes the Ministry and its agents at all reasonable times to inspect and copy any records, invoices and documents in the possession or under the 
contol of the Recipient which relate to the Grant. 
The right of inspection under this paragraph includes the right 1o perform a full or partial audit 
12. Canadian ContenUTendering Process 
The Recipient shall conduct a process of competitive pricing or tendering for goods and services relating to the project. In the evaluation of tenders, the Recipient shall 
give an allowance of up to 10% on the price of the tender bid for Canadian content, and shall select the goods andlor services which represent the best value. 
13. Limitation of Liability, Indemnification and Insurance 
The Recipient agrees that the Ministry shall not be liable for any incidental, indirect, special or consequential damages, injury or any loss of use, revenue or profit of the 
Recipient arising out of or in any way related to the Project. 
The Recipient agrees that it shall indemnity the Ministry, ils employees and agents, against all costs incurred as a result of a claim or proceeding related to the Project, 
unless it was caused by the negiigence or willul act of an emplayee of the Ministry. 
The Recipient shall maintain both fire and extended coverage insurance in an amount equal {o the replacement cost of the Facilities, and comprehensive general 
liability insurance of at least $1,000,000 per occurrence for bodily injury (including personal injury), death, and damage lo property including loss of use thereo!, and 
‘automobile fabilty insurance. If requested by the Ministry, the Recipient shall provide salistactory proof of such insurance. The Recipient shall provide notice to the 
Ministry immediately upon change or cancellation of the insurance 
14, Facilities Open to Public 
The Facilities shall be open to the public at all reasonable times. If the Recipient has a {ee paying membership they must also welcome new members. The Facilities 
shall be open to the public whenever they are open to the members and shall indicate this in local media and by appropriate signage. 
15, Reports 
‘The Recipient shall submit interim progress reporis to the Ministry upon request 
Tho Recipient shail report to the Ministry upon completing the Project. The report shall include all details requested by the Ministry. 
16. Safety 
All projects funded by the Ministry shalll be conducted so as to create a safe environment for the participants of the sport. Specific safety requirements may become: 
conditions of Ministry grants, as determined by the Minister from time to time. 


G. Statement by Applicant 
On behalf of and with the authority of the organization | Cerlify that the information given on this application for a grant is true, correct and complete in every respect and 
that the organization agrees to abide by the abave terms and conditions governing a grant. 


Name of Authorized Otficial Position/Title Signature Date 


Corporate Seal or Witness Date 


Checklist for 1987-88 Capital Conservation Program 


To assist you in providing a “complete” application for consideration by the Ontario Ministry of Tourism and 
Recreation, please ensure that the following are included with your application: 


1. A fully completed Capital Conservation Program application signed by the authorized official. 


2. Aresolution of council or board of the applicant organization to undertake the project and request a grant. 


3. Acomplete project description including: 


¢ Scope of project and location. 

¢ What the benefits of the project are. 

¢ How itis consistent with municipal recreation needs and priorities. 

¢ Howit is consistent with the aims of the Capital Conservation Program. 

° Please attach any planning studies or background reports, e.g., feasibility study. 


4. Please ensure that you fully respond to a// the questions regarding Public Participation, e.g., describe the 
programming of the facility including the extent of public use, hours of operation, fee structure, evidence of 
programming by other community groups and any non-recreation use of the facility, e.g., municipal office, day 
care, etc. You may wish to provide supporting attachments such as copies of membership forms, procedures or 
rental contracts and rates. 


. Sketch plans (complete drawings not required). 


Oo 
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A separate listing of what the proposed project costs include and how they were determined, e.g., detailed 
summary of costs, quotations or architect's/engineer's estimates. 


7. Aseparate listing of how the balance of necessary funds will be secured (current level of funds raised, written 
evidence of those committed and those that still have to be identified), details of debt financing if used. 


a 8. Acopy of the detailed, projected annual operating budget for the facility including maintenance and future capital 
conservation costs. 


9. Proof of ownership (copy of deed or transfer instrument or certified statement from municipal clerk treasurer) or 
lease agreement. 


10. Written confirmation that the organization has the facilities insured against property damage and third party 
liability. 


1 


12. If more than one application is being submitted by an organization, provide correspondence which indicates their 
order of priority. 


. Municipal joint use agreement (if applicable). 


The following additional items apply to non-profit organizations only (i.e. not municipalities or other statutory organizations): 


13. Acopy of Letters Patent, constitution, by-laws, list of board/executive members and most recent financial 
statement. 


14. You are also encouraged to provide written confirmation from the municipal recreation authority that the project 
fits into the overall plan for the provision of leisure services and is anecessary addition to the local public sports, 
fitness and recreational facilities. 


Other attachments 
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Application Form 1987-88 


Ontario Ministry of Tourism and Recreation 


Please Print or Type 
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Estimated Payments 


Provil 
Queen 
Toronto, Canada 
M7A2R9 


A. Project Description 


1. Describe the project in detail. Please attach sketch plans. 
(Attach additional paper if necessary.) 


2. Forecast of Operating Budget. : ' P . : 
Provide a separate detailed statement of the operating costs associated with or arising from this project. Indicate who will be 


responsible for these costs, and how these costs will be met. Please attach a copy of detailed annual operating budget 
Projection including any debt retirement plans. 


3. Current replacement value of facility: $ 


4. Date of original construction of facility: 


5. Major capital conservation and capital improvements already completed since original construction 
(e.g,, new roof, hall addition, etc.). 
Description of Date of completion 
improvement or 

conservation items 


D. Summary of Estimated Project Cost/Value 


If your project is approved, commitments for funding will be 
given according to the Capital Conservation Grant funding 
formula and will be based on the estimated cost of the 

project as indicated below. Such commitments will be up to 


Attach copies of quotations or architects’/engineers' 
estimates if available. Exclude refundable sales tax, 
interest, and financing charges. 


amaximum amount and cannot subsequently be 
increased, should project costs rise for any reason. 


Identify how you have calculated the estimated project cost. 


a) Facility Construction/Renovations $ 
b) Professional Fees $ 
c) Donated Labour Unskilled + 4 Skilled - S $ 
d) Donated Material $ 
e) Other Costs (specify) $ 
f) Total Project Value $ 

The Anticipated Financing of this Project $ 


g) Provincial Grants 


Program 
Program 
h) Federal Grants 
: . Program 
B. Detailed Applicant Information (not applicable to municipalities or other statutory organizations) 5 
rogram 
Description of Applicant organization i) Revenue from Disposal of Existing Assels (e.g., proceeds of sale or insurance, etc. for facility to be replaced) $ 
j) Donated Labour Unskilled | Skilled $ 
Date of Formation Date of Incorporation Are you anon-profit organization? Charitable Tax No. i = 
Yes No k) Donated Material $ 
Describe the objectives of your organization and its programming policies (Attach a copy of any Letters Patent i) Net fund-raising Proceeds $ 
or Constitution.) 
m) Tax Levy $ 
n) Debentures, Loans, Mortgages, etc. «+ $ 
5 + 2 0) Other Sources (speci $ 
C. Public Participation o) 
Will the facility be open to the general public as described in the Terms and Conditions outlined in the program guide? 
OD Yes No 
Describe the Programming of the facility including the extent of public use, hours of operation, fee structure, evidence of programming by Glueteccrennereaintons 
other community groups, and any non-recreational use of the facility €.g., municipal office, day care, etc. 
Estimated Cost of Renovation (total from question f) $ (i) 
Total Estimated Funding from Federal & Provincial Governments (total from questions g & h) $ (ii) 
Outline how the facility and programming will be accessible to people with disabilities. Net Estimated Cost eligible for Capital Conservation Grant (subtract (ii) from (i) $ (iii) 
Capital Conservation Grant Requested (refer to brochure for funding formula) $ 
Note:  ** "Provide separate details of any proposed debentures, loans, mortgages, etc., Municipal applicants will also be required to 


provide confirmation of O.M.B. approval if applicable. 


E. Anticipated Results 


Itis important that you show the social and economic impact of your project in order that the Ministry can determine the 
benefit of your project: 


1. Economic Effects. 
Construction Phase 


Employment Da\ 
1.1 —Number of person days of employment expected to be created during project construction oy va 


ay, 3 Volunteer Days 
1.2 —Number of person days of volunteer contribution expected during project construction 


1.3—Funds for this project levered from other partners excluding the Ontario Ministry of Tourism and 


Recreation: 

Government Non-government 
Federal $. Donated labour/materials — $. 
Other Provincial Fund-raising 
Municipal Other 


subtotal $. 
subtotal $. 
Total S$. 
Operation Phase 

Years 
1.4 — Anticipated years of Useful Life for Facility as a Result of this Project 

$ 
1.5 — Anticipated Additional Revenue in the First Fiscal Year Following Project Completion as a Result of this Project. 

; $ 

1.6 — Anticipated Savings or Costs Avoided in the First Fiscal Year Following Project Completion as a Result of this Project. 


2. Program Effect 
2.1 —Number of Increased Participants as a Result of Project. 
Tolal Male Total Female Disabled Preschool(0-5) | Adolescent(6-14) |  Youth(15-20) 


Aduit (21-64) Seniors (85 plus) 


2.2—In what way is this project an enrichment to your current program and what will the impact and results be on your community? 


UTM 


3 1761 11546927 2 


